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PAGE 01 MOSCOW 16638 171222Z 
ACTION OC-06 

INFO OCT-01 EUR- 1 2 ISO-OO CCO-OO SY-05 FBOE-OO OCL-OO 
A-01 /025W 

057008 171227Z/20 

O 171130Z JUL 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC IMMEDIATE 4386 

CONFIDENTIAL MOSCOW 16638 


E.O. 11652: GDS 

TAGS: ABLD, AFSP, AFAC, ASEC 

SUBJECT: EMBASSY RECONSTRUCTION, PROPERTY NO. L01001, 
CRU STATION GROUND 

REF: (A) STATE 167433, (B) STATE 123423 

1 . WORK IDENTIFIED IN REFTEL B, ITEM 1 NOT ACCOM- 
PLISHED BUT MATERIALS ON ORDER AND EXPECT COMPLETION 
BY AUGUST 15. DUE TO CONTINUED USE OF ELEVATOR 
SHAFT FOR TRASH DUMPING, THAT PREVIOUS CONDUIT ROUTE 
COULD NOT BE USED. WE PLAN TO USE EXTERIOR ROUTE 
ALONG THE CHILLED WATER PIPE WITH WELDED JOINTS, 
TERMINATING AT EXISTING GROUND GRID. 

2. CONCERNING EXISTING STATION GROUND GRID IN BASE- 
MENT, NO DATA AVAILABLE HERE WHICH GIVES EARTH 
RESISTANCE TO GROUND READINGS. POST UNABLE TO DETER- 
MINE WITHOUT THE APPROPRIATE INSTRUMENT. 

3. IF GRID SHOULD REQUIRE READING OF 5 OHMS OR LESS, 
MUCH MORE ELABORATE SYSTEM WOULD SEEM NEEDED WHICH 
APPEARS DIFFICULT IN THE CONFINED AREA OF PRESENT 
SYSTEM. 
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4. PLEASE ADVISE IF PROPOSED SOLUTION ACCEPTABLE. 
MATLOCK 
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